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Message Text 



CONFIDENTIAL 

PAGE 01 PHNOM 07758 300527Z 
16 

ACTION EA-07 

INFO OCT-01 ADP-00 /008 W 

086959 

R 30043 1ZJUL 73 
FM AMEMBASSY PHNOM PENH 
TO USIA WASHDC 
INFO SECSTATE WASHDC 2326 

CONFIDENTIAL PHNOM PENH 7758 

USIAC 

REF: USIA 14334 

1. ESTIMATED COMPLETION DATES OF KRIP STATIONS 
ARE: BATTAMBANG IN AUGUST AND KOMPONG SOM BY 
LATE IN OCTOBER. THE CONTRACTOR HAS BEEN UNABLE 
TO COMPLETE POWER PLANT AT BATTAMBANG PREVENTING 
OPERATIONAL TESTS. DUE TO DIFFICULTIES IN CLEARING 
ANTENNA FIELD AT KOMPONG SOM, GROUND RADIAL AND 
BURIED CABLE INSTALLATION HAS NOT STARTED. 

2. THE ONLY BACKUP TRANSMITTER FOR THE 120 KW IS 
A 5 MW MEDIUM WAVE TRANSMITTER LOCATED IN THE 
MINISTRY OF DEFENSE BUILDING IN PHNOM PENH. 

IT IS FULLY OPERATIONAL. THERE IS NO BACKUP FOR 
THE 50 KW SHORT WAVE RELAY TRANSMITTER. 

SOERGEL 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 30 JUL 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: garlanwa 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973PHNOM07758 
Document Source: CORE 
Document Unique ID: 00 
Drafter: n/a 
Enclosure: n/a 

Executive Order: GS SWANK 
Errors: N/A 
Film Number: n/a 
From: PHNOM PENH 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t1973075/aaaaadcx.tel 

Line Count: 43 
Locator: TEXT ON-LINE 
Office: ACTION EA 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: CONFIDENTIAL 

Previous Handling Restrictions: n/a 

Reference: 73 USIA 14334 

Review Action: RELEASED, APPROVED 

Review Authority: garlanwa 

Review Comment: n/a 

Review Content Flags: 

Review Date: 19 NOV 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <19-Nov-2001 by shawdg>; APPROVED <14-Dec-2001 by garlanwa> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 

Secure: OPEN 

Status: NATIVE 

Subject: KRIP STATIONS 
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To: USIA 
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